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IReason for Change: 
Release SS crosstube dwgs 


Documents Affected: 
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Description I Action: 
0350-748-103/-203 
are new stainless crosstubes at CHG 001 
06021 is the stainless material for the -143/-243 crosstubes 
0350-748-141/-241 
is updated with a number of changes, as follows: 


05123-7 is a new clamp cushion for use with all 350 xlubes (replaced 03595 rubber cushions). 
MS21920-20 clamps should be used instead of -22 clamps 


The spacing of the aft crosstube supports is now 14.00" (was 14.37). May need new tooling. 
0350-748-101/-201 
are now at CHG 004 
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